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A December 1959 


WORANDUM FOR: 


Acting O :et. 


L'evebpaent Project* Division 


5UECT 


DPD Operational Program lor Fiscal Year I960 
and Ac - vit. Program for OXCART 


1. I am transmitting in herewith two documents recently 

a, roved by the DC1. These are tae DP L) Operational Program for FY-1960 
(iiorrectly entitled DPD Activity Frograms-F Y-1960) and OXCART Activity 
Pygram (incorrectly entitled Program approval) . 

1 2 A few days ago I transmittedtoyou an approved activity program 

fq the current fiscal year This previously transmitted 

dcument together with the two transmitted herewith confi Tin that tb* ,ollow- 
SUj activity programs now have the necsssnry approval from the DCI. 

s. - 


CHALICE Material 
CHALICE Operatl »n» 
External Research 







MrSiCilan 

Yon should aoU. however, that no approval has yst been granted &§32 
following: 

CHALICE Development 

(Operational Phase) 

C-13CB Procurement 

3. Although an activity program has been appro ved covering CORO.*, 
in part, the approval status of this Project ie not at present clear to me. In 
<he first place, 1 do not know In precisely what amount approvals have been 
obtained for the obligation of FY - i~--0 i unds . It is clear to me, how: 
neither the Director nor I has approved an activity program totaling anythin.. 
Uke ihs amount in the Operations! Er^ram transmitted to you herewith, <n 
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5. With respect to OXCA i I . ueij jite the approvaj of the activity 
program transmitted herewith. I f*®l i mast impose Certain requirements 
for the approval by me of part* of the program. as they are ready for action. 
My reason is that the size and sensitivity of this program and the source 
of funds for the bulk of It call for the closest supervision at a high level 
Inijtlvs Agejri^y;. Accordingly, I would ilk* to approve action of the Contract- 
ing Officer prior to hi# execution of contracts. Since 1 am notified of pend- 
log contract action* already in hi* Weekly Report. It.** ill be suite sufficient 
to have a single sheet of paper prepared for my signature containing only 
the statement “Contract action with l name of comjany) in the amount of 
iJwwSJIswf p*»f>fc»«d in attnered Weekly Report tf»;- - ^Appfoved^ ThU ; 

prWcedarn will -involve a miaimwm pi aatr.a: paper rwork but wil l.cf nopal me - .: 
flp&fi lo.k Urf. trnnMction. bcfar. th.y'.r. 'nSiVl.Vd. 1=/ 

kSiKn 1» ifiyifihWi «i.s S fc.*» 

>»»**>• tp . ..(..rlu 

for the opening. Improvement and nparalUori * b»ve orally ; 

anthoriaed certain commitments »a this program and would like to receive 
a written note of these for Uie re.ord. Additional comroitmenU should net 
bn, .enured into until the activity program i* a^atlaMe.-. ,^v £1^;,; 
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2 Attachments: 
DD/P-4-9575 
OXC-OOSb 


RICHARD U. BLSSELL, JR 
Deputy Director 
(Plans) 
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